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Message Text 


UNCLASSIFIED 

PAGE 01 STATE 046871 

16 

ORIGIN FBOE-00 

INFO OCT-OI EA-09 ISO-00 A-OI /OIIR 

DRAFTED BY A/FBO:ATJENNINGS:PMS 
APPROVED BY A/FBO:WFMCCOLLOUGH 

030663 

R 26I855Z PEB 76 
FM SECSTATE WASHDC 
TO AMEMBASSY BANGKOK 

UNCLAS STATE 046871 

E.O. 1 1652: N/A 

TAGS: ABLD 

SUBJECT: RELOCATION OE ONE TCU GENERATOR 
REE: BANGKOK OM DATED FEBRUARY 10, 1976 

1 . AUTHORIZED RELOCATE TCU GENERATOR TO ROOF OF OBX AS 
SHOWN ON DRAWING DATED EEBRUARY 10 SUBMITTED WITH 
REEERENCED OM. OWING TO LENGTH OF FUEL LINES AND THE 
CONSIDERABLE LIFT REQUIRED, IT IS EXPECTED THAT THE EUEL 
PUMP ON THE GENERATOR WILL NOT SUFFICE AND IT WILL PROBABLY 
BE NECESSARY TO INSTALL A FUEL PUMP AT THE GROUND ELOOR 
LEVEL OFTHE OBX TO PUMP FUEL TO A DAY TANK ADJACENT TO THE 
GENERATOR. IF SUCH IS THE CASE, THE FUEL RETURN LINE BACK 
DOWN TO THE UNDERGROUND TANK WILL NOT BE REQUIRED AND A 
FLOAT ACTUATED SWITCH ATTACHED TO THE DAY TANK WILL BE 
REQUIRED TO CYCLE THE FUEL OIL PUMP. 

2. AS NOTED IN REFORM, ALL COSTS FOR THIS PROJECT ARE TO 
BE ABSORBED BY TCU. KISSINGER 
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Capture Date: 01 JAN 1994 

Channei indicators: n/a 

Current Classification: UNCLASSIFIED 

Concepts: n/a 

Control Number: n/a 

Copy: SINGLE 

Draft Date: 26 FEB 1976 

Decaption Date: 01 JAN 1960 

Decaption Note: 

Disposition Action: n/a 
Disposition Approved on Date: 

Disposition Authority: n/a 
Disposition Case Number: n/a 
Disposition Comment: 

Disposition Date: 01 JAN 1960 
Disposition Event: 

Disposition History: n/a 
Disposition Reason: 

Disposition Remarks: 

Document Number: 1976STATE046871 

Document Source: CORE 

Document Unique ID: 00 

Drafter: ATJENNINGS:PMS 

Enclosure: n/a 

Executive Order: n/a 

Errors: n/a 

Film Number: D760073-0999 
From: STATE 
Handling Restrictions: n/a 
Image Path: 

ISecure: 1 

Legacy Key: Iink1976/newtext/t19760297/aaaagdyw.tel 

Line Count: 55 

Locator: TEXT ON MICROFILM, TEXT ON-LINE 
Office: ORIGIN FBOE 
Original Classification: UNCLASSIFIED 
Original Handling Restrictions: n/a 
Original Previous Classification: n/a 
Original Previous Handling Restrictions: n/a 
Page Count: 2 

Previous Channel Indicators: n/a 
Previous Classification: n/a 
Previous Handling Restrictions: n/a 
Reference: n/a 

Review Action: RELEASED, APPROVED 
Review Authority: castelsl 
Review Comment: n/a 
Review Content Flags: 

Review Date: 1 6 JUL 2004 
Review Event: 

Review Exemptions: n/a 

Review History: RELEASED <16 JUL 2004 by schwenja>; APPROVED <01 SEP 2004 by castelsl> 
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Review Referrals: n/a 
Review Release Date: n/a 
Review Release Event: n/a 
Review Transfer Date: 
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Secure: OPEN 
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